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BILL NO. s-87-09-ff 


SPECIAL ORDINANCE NO. S- Te 
AN ORDINANCE approving the Contract 
for Res. 6094-87, St. Louis and 
Amherst Intersection, between John 
Dehner, Inc., and the City of Fort 
Wayne, Indiana, in connection with 
the Board of Public Works and Safety. 
NOW, THEREFORE, BE IT ORDAINED BY THE COMMON COUNCIL 
OF THE CITY OF FORT WAYNE, INDIANA: 
SECTION: Ii That ‘the Contract Cor Res: 6094=87 SE. 
Louis and Amherst Intersection, by and between John Dehner, Inc., 


and the City of Fort Wayne, Indiana, in connection with the Board 


of Public Works and Safety, for: 


the improvement of St. Louis and 

Amherst Drive intersection with 

new concrete pavement to improve 

street failures and improve drainage; 
the Contract price is Twenty-Seven Thousand Two Hundred Eighty-One 
and No/100 Dollars ($27,281.00), ($25,205.00 Base and $2,076.00 
for Alt. 1), all as more particularly set forth in said Contract, 


which is on file in the Office of the Board of Public Works and 


Safety and, is by reference incorporated herein, made a part 


hereof, and is hereby in all things ratified, confirmed and approved. 


Two (2) copies of said Contract are on file with the Office of 
the City Clerk and made available for public inspection, according 
to law. 

SECTION 2. That this Ordinance shall be in full force 
and effect from and after its passage and any and all necessary 


approval by the Mayor. 
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Bruce O. Boxberger, City Attorney 
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SANDRA E. KENNEDY, CITY CLERK 


Read the third time in full and on motion by 
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seconced by , and duly adopted, placed on its 
passage. PASSED (EQST) Dy the following vote: 
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SANDRA E. KENNEDY, CITY CLERK 


Passed and adopted by the Common Council of the City o£ Fort 


Wayne, Indiana, as (ANNEXATION) —{APPROPRIATIONI — (GENERA ) 


(SDECIAL) (ZCNING-MAP) ORDINANCE (RESOLUTION) NO. 


on the RR gul day of i 7 19 + z di 


ATTESTE 


Lai gd 


SANDRA E. KENNEDY, CITY CLERK 












PRESIDING OFF 
Presented by me to the Mayor of 


on the ie) day of 
PA DER EM Lac. E ED 


at the hour of MS 2 re a 


Approved and signed by me this Gil of 5 


19 b4 , at the hour of > i o'clock fe. Ws EOS we: 





WIN MOSES, JR., MAYOR 
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NOTICE OF AWARD 


TO: John Dehner, Inc.  : 
P206 eC Lark St: 


Ft. Wayne, IN 46801. 


PROJECT DESCRIPTION | St. Louis :& Amherst Intersection - NIP Bond I- 


The OWNER has considered the BID submitted by you for the above-described 
WORK, in response to its advertisement for bids dated 





You are hereby notified that you BID has been accepted for items in the 
amount of s.27,281 00 Badec 

2,076, 007 ALE. I 
You are required to furnish Contractor's Performance and Guaranty Bond, 
Payment Bond and Certificate of Insurance within ten (10) calendar 
days from the date of this Notice to you. 


If you fail to execute said Agreement and to furnish said bonds within 
ten (10) days from the date of this Notice, said OWNER will be entitled 
to consider all your rights arising out of the OWNER'S acceptance of 
your BID as abandoned and as a forfeiture of your BID BOND. The OWNER 
will be entitled to such other rights, as may be granted by law. 


You are required to return an acknowledged copy of thrs NOTICE OF 
AWARD to the OWNER. 


Dated this Syg day of | Sept , 1987. 


OWNER 
City of Fort Wayne _ 


Win C. Moses, Mayor 
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Receipt of the above NOTICE OF AWARD 
is hereby acknowledged by 


Gregory A. Purcell, Member 








PROPOSAL 


CITY OF FORT WAYNE, INDIANA 
BOARD OF PUBLIC WORKS AND SAFETY 


The contractor agrees to furnish at his/her/its own cost, all 
labor, insurance, materials, equipment, and power for the complete 
performance of the following project: 


RESOLUTION NO. 6094-87 ST. LOUIS & AMHERST DRIVE INTERSECTION 


All work will be performed in accordance with: 
The bidding documents and the applicable plans, specifications, ana 
drawings. The contractor agrees to perform the work For those unit 
prices as set forth in the bid attached hereto. 


f LIQUIDATED DAMAGES PROVISION. (THIS CLAUSE SHALL BE APPLICABLE TO 
THIS CONTRACT ONLY IF THE BOX CONTAINS A CHECKMARK OR AN "X.") 
It is hereby agreed by and between the City of Fort Wayne and 
Contractor, that time is of the essence of this agreement, and, the 
contractor agrees that it will complete the project as herein "defined 
on or before 9/30/87 days after issuance of the Notice to Proceed The 
parties agree that it is a business and governmental necessity that the 
project be completed by this date, that it will be difficult or 
impossible to make an accurate determination of the damages that woula 
be incurred by the City of Fort Wayne; and, therefore, provide for 
liquidated damages in the sum of $ 250.00 per day for each and eve 
day after 9/30/87àays after issuance of the Notice to Proceed, that hai 
project remains incomplete. The parties agree that the sum of 
$._250,00 per day is a reasonable estimate as to the damages, which 
would be incurred by the City of Fort Wayne. The parties further agree 
that causes beyond the control of the contractor may delay the 
completion date. Therefore, the parties agree that delays in the 
completion date beyond the control of the contractor shall not result 
in liguidated damages. 


Delays beyond the control of the contractor can include, but are not 
necessarily limited to, the following: Acts of God, strikes, lockouts 
or industrial disturbances, acts of public enemies, restraining orders 
of any kind by the government of the United States of America, or, of 
the State of Indiana, or any of their departments, agencies, or 
officials, or any civil or military authority, insurrections, riots, 
landslides, earthquakes, fires, incapacitating storms, floods, and 
explosions. 


» version 1? 5/1/85 


B LUD 





SHEET 1 OF:2 


CONTRACTOR: JOHN DEHNER, INC. 
PROJ:ST. LOUIS & AMHERST INTERSECTION -BASE BID - RES. NO: 6094-87 
ITEM| ITEM | QUANTITY|UNIT|UNIT COST| AMOUNT 
NO. | | l ($) | ($) 
LP O e e | 
Is Concrete Pavement Removal 740 
| | SM Tn 
2. |6" Concrete Pavement | 740. SY | | 
| | | | kr LO | 15,614.00 
3% Concrete Walk Removal B5 oY 
| i | Be . | 253.00 
A 6" Wingwalk with Ramps 700 |SF 
| she P | | | 3.75 | 2, 625.00 
5. 44" Standard Walk | 250 |SF | Hl È 
| | | | | eo | 675.00 
6. |Manhole Adjust | I- [EA >] a | RI 
| : | | | LIU MAN | eK +00 
7. |Water Valve Adjust | Z51BAC:3 | 3 
| | | | 25.00 | 50.00 
8. |Seed, Mulch & Fertilizer | 150. SY | x 
| | | | 1.50 | 225.00 
9. Top Soil 25 |TON 
| i P | | | 7.00 | 175.00 
10. |Common Excavation | L007 CY =] | 
| | | 6.10 | 610.00 
11.474 Stone | 130 |TON | | 3 
| | | 9.40 | 222400 
TOTAL: 


25,205.00 


Note: Contractor will be paid on measured guantities only at unit price bid 


version 15 YT B5 


BID CONTRACTOR: JOHN DEHNER, INC. 


PROJ:ST. LOUIS & AMHERST INTERSECTION - ALTERNATE I RES. NO: 6094-87 


ITEM| ITEM | QUANTITY|UNIT|UNIT COST| AMOUNT 
NO. | | | i ($) | ($) 
i SOA N RO E a O 
l. |Concrete Pavement Removal | 60: [SY] 3 | 

5 i i | | | TO | 150.00 
om | | O 
2. |6" Concrete Pavement | 60 ee | 27.10 | 1,626.00 


CRE — I "I a Dias en a 


TOTAL: $ 2,076.00 


SHEET 2 OF 2 


Note: Contractor will be paid on measured guantities only ac unit price bid 


In submitting this bid, it is understood, that the right is reserved by 
the Owner to reject any and all bids, and to waive any defect in any 
bid. 


IN WITNESS WHEREOF, the bidder (a firm) by its owner(s) named below, 
hereunto set hand(s) and seal this day of 


E ee k 


FIRM NAME 


see 


BY: 


= ___ _ 1000018. rr __ uo ue 00 


ADDRESS: 


[sc ar e nei 


TELEPHONE: 


——__—"=eeee TT —________m 


IN TESTIMONY WHEREOF, the bidder (a corporation) has causea this 


proposal to be signed by its President and Secretary, and, affixed te 
corporate seal this 26th day of August ee ee aoe 


JOHN DEENER, INC. 


NAME OF CORPORATION 


BY: 
PRESIDENT 


ADDRESS:___P. O. BOX 11346, 1206 CLARK STREET 


dA FORT WAYNE, INDIANA 46857 





ee TELEPHONE: 219-422-7577 


Wie te 


ATTEST: y 


Wa 


er — Secretary 





Edward L. Deh 


NOTE 1: 
Use this form, if Cashier's or Certified Check accompanies bid: 
Enclosed herewith, find Cashier's or Certified Check for $ 
being _5 % of the maximum bid herein, made payable to: 

THE CITY OF FORT WAYNE, INDIANA | 


the proceeds of which, are to remain the absolute property of said 
City, if 

BIDDER : 
shall not within _10 days after Notice of Acceptance of the within 
bid, enter into a written Contract, and secure said contract by a 
Performance Bond, for the full amount of the Contract to the approval 
of the: proper officials of said City. 


Sha PL at Wl i Hn SPER Ta EAS MRA BO N ey Tie iy 
NOTE 2: 

Use this form, if Bidder's Bond accompanies bids. 

Enclosed herewith, find a Bidder's Bond in an amount equal to five (5%) 
per cent of maximum bid herein, subject to the approval of the Board of 


Public Works and Safety, conditioned as follows: 


That if the Board of Public Works and Safety shall award 
the Contract for said work, and, if _ JOHN DEHNER, INC. 











BIDDER 


shall enter into a Contract and furnish a 100% Performance Bond, 
as required, within ten (10) days from the date, he/she/it is 
notified of the acceptance of his/her/its bid, then the obligation 
of said bond shall be null and void; otherwise, to remain in full 
force and effect. : 


TO BE EXECUTED BY BIDDER AND SURETY COMPANY BEFORE DEPOSITING BID 
BIDDER'S BOND 


KNOW ALL MEN BY THESE PRESENTS: 





JOHN DEHNER, INC 
That, we, JOHN DEHNER, INC. as principal, and 


UNITED STATES FIDELITY AND GUARANTY COMPANY 
and 

o -._ sari OE 
as sureties, are held and firmly bound unto the City of Fort Wayne, 
Indiana, in the sum Of pryn PERCENT OF TOTAL PROJECT BID 


DOLLARS ($_5% of Total Bid ), to be paid to the 
said City of Fort Wayne, Indiana, or its successors or assigns, for the 
payment of which, well and truly made, we hereby bind ourselves, our 
heirs, successors, executors and administrators, jointly and severally 
firmly by these presents. f 


SIGNED AND SEALED at 





, this 26th 
day of August y YG O, 


The condition of this obligation is such that if the accompanying bid 
or proposal of JOHN BEHNER, INC. 


r 


made this day to the City of Fort Wayne, State of Indiana, is accepted 
and, the Contract awarded to the above bidder, and, the bidder shaìl ; 
within ten (10) days after such award is made, enter into a Contract 
with the City of Fort Wayne, State of Indiana, for the work bid upon 
and, give bond as required; then this obligation shall be null ana ` 
void; otherwise, it shall remain in full force and effect. 


SIGNED at >.” FORT WAYNE, INDIANA 
Ci y y R ' 














MA 3 i 
this 26th i. day of August or Sa 

it FRR > 

\ Sua 

JOHN DEENER, INC. UNITED STATES FIDELITY AND GUARANTY CO. 
AA EE . 
PRINCIPAL SURETY 

Gerald Dehner - President Attorney-in-fact s) 


*If signed by an agent, appropriate Power of Attorney shall be 
attached. ; 


CERTIFIED COPY 
GENERAL POWER OF ATTORNEY 


Know all Men by these Presents: 
That UNITED STATES FIDELITY AND GUARANTY COMPANY, a corporation organized and existing under the laws of the 
State of Maryland, and having its principal office at the City of Baltimore, in the State of Maryland. does hereby constitute and appoint 


Gerald A. Dahle, John J. Pikel, Donald T. Belbutowski and Diane T. Green 


of the City of Fort Wayne . State of Indiana & 
its true and lawful attorneys in and for the State of Indiana 


for the following purposes, to wit: 

To sign its name as surety to. and to execute, seal and acknowledge any and all bonds, and to respectively do and perform any and 
all acts and things set forth in the resolution of the Board of Directors of the said UNITED STATES FIDELITY AND GUARANTY 
COMPANY, a certified copy of which is hereto annexed and made a part of this Power of Attorney; and the said UNITED STATES 
FIDELITY AND GUARANTY COMPANY. through us, its Board of Directors, hereby ratifies and confirms all and whatsoever XX 
anyone of the said Gerald A. Dahle and the said John J. Pikel and the said Donald T. 


Belbutowski and the said Diane T. Green 


may lawfully do in the premises by virtue of these presents. - 


In Witness Whereof, the said UNITED STATES FIDELITY AND GUARANTY COMPANY has caused this instrument to be 
sealed with its corporate seal, duly attested by the signatures of its Vice-President and Assistant Secretary, this 27th day of 


November , A. D. 19 85 
UNITED STATES FIDELITY AND GUARANTY COMPANY. 


(Signed) BILIA NI IN Sono 
Vice-President. 
(SEAL) 
(Signed) bi MON A. UMETE ATI la 
Assistant Secretary. 
STATE OF MARYLAND. 
ss: 
BALTIMORE CITY, 
On this 27th day of November , A. D. 1985 , before me personally came 
W. Bradley Wallace , Vice-President of the UNITED STATES FIDELITY AND GUARANTY 
COMPANY and John A. Umberger , Assistant Secretary of said Company, with both of 
whom I am personally acguainted, who being by me severally duly sworn, said that they, the said W. Bradley Wallace 
and John A. Umber i were respectively the Vice-President and the Assistant Secretary of the said UNITED 


STATES FIDELITY AND GUARANTY COMPANY, the corporation described in and which executed the foregoing Power of Attorney; 
that they each knew the seal of said corporation; that the seal affixed to said Power of Attorney was such corporate seal, that it was 
so fixed by order of the Board of Directors of said corporation, and that they signed their names thereto by like order as Vice-President 
and Assistant Secretary, respectively, of the Company. 


My commission expires the first day in July, A. D. 19.86... 
Margaret M. Hurst 


(SEAL) (Signed a ses SE E I 
Notary Public. 
STATE OF MARYLAND | sk 
ct. 
BALTIMORE CITY, 
I, Saundra E. Banks , Clerk of the Circuit Court for Baltimore City, which Court is a 
Court of Record, and has a seal, do hereby certify that Margaret M. Hurst , Esquire, beiore 


‘whom the annexed affidavits were made, and who has thereto subscribed his name, was at the time of so doing a Notary Public of the 
State of Maryland, in and for the City of Baltimore, duly commissioned and sworn and authorized by law to administer oaths and take 
acknowledgment, or proof of deeds to be recorded therein. I further certify that 1 am acguainted with the handwriting of the said 
Notary, and verily believe the signature to be his genuine signature. 

ln Testimony W hereof, I hereto set my hand and affix the seal of the Circuit Court for Baltimore City, the same being a Court 
of Record, this 27th day of November , A.D. 1985 
(SEAL) (Sirnea) RR gern E TIRO RO ppi e SR 

Clerk of the Circuit Court for Baltimore City. 


ymau 


FS 3 (1-83) 
usa 


NON-COLLUSION AFFIDAVIT 
The Bidder, by its Officers.and 


agents or representatives present at the time of filing this bid, being 
duly sworn on their oaths, say that neither they nor any of them have 
in any way, directly or indirectly, entered into any arrangement or 
agreement with any other bidder, or with any public officer of such 
City of Fort Wayne, Indiana, whereby such affiant or affiants or either 
of them, has paid or is to pay to such other bidder or public officer 
any sum of money, or, has given or is to give such bidder or public 
officer anything of value whatever, or such affiant or affiants or 
either of them has not directly or indirectly, entered into any 
arrangement or agreement wìth any other bidder or bidders, which tends 
to or does lessen or destroy free competition in the lettering of the 
Contract sought for by the attached bids, that no inducement of any 
form or character other than that which appears upon the face of the 
bid will be suggested, offered, paid or delivered to any person, 
whomsoever to influence the acceptance of the said bid or awarding of 
the Contract, nor has this bidder any agreement or understanding of any 
kind whatsoever, with any person whomsoever to pay, deliver to, or 
share with any other person in any way or manner, any of the proceeds 
of the Contract sought by this bid. ; i 





1 FRE as 
Subscribed and sworn to before me by Gerald Dehner, President of ychw,.Deltrer, Inc. 
a 




















this 26th day of August 19 87 x ig fax + 
My Commission Expires: PRO de arr Ca, fo 
3 Richard E. Ensley Vo era 
September 8, 1987 NO Y PUBLIC ; y” fb ENG 
; Resident of Allen County, IN 





Subscribed and sworn to before me by 





this of 1:19 . 


— 


My Comnission Expires: AE ee ee eee ee ee 
NOTARY PUBLIC 
Resident of County, IN 


Subscribed and sworn to before me by 





this AV TOL ce ee ee ee hee TS & 
My Commission Expires: 


NOTARY PUBLIC 
Resident of County,IN 


CERTIFICATE IN LIEU OF FINANCIAL STATEMENT 


È. Gerald Dehner the 


‘ 
Name ; 
President , the JOHN DEHNER, INC. 


Position Company 








HEREBY CERTIFY: 


È; That the Financial Statement of said Company, dated the _2lst_ day 
of December , 19 36 , now on file in the office of the 
Board of Public Works & Safety of the City of Fort Wayne, Indiana, 
which Financial Statement is by reference incorporated herein and 
made a part hereof, is a true and correct statement, and, 
accurately reflects the financial condition of said Company, as of 
the date hereof; and, 


2: That I am familiar with the books of said Company, showing its 
financial condition and am authorized to make this Certificate on 
its behalf. i 






DATED August 26, 1987 





ignature 
GERALD DEENER 


PRESIDENT 





Title 


SUBSCRIBED AND SWORN to before me, a Notary Public, in and for said 
County and State, this 26th day of August 9ST du 


a 








NOTARY PUBLIC 
Resident of Allen County, IN 


My Commission Expires: 


Sentember 8, 1987 





MBE/WBE COMMITMENT FORM 


THE FOLLOWING IS THE UNDERSIGNED'S COMMITMENT TO THE MBE/WBE GOALS OF 
THE CITY FOR WORK DONE PURSUANT TO THIS CONTRACT: 





A. N/A The undersigned firm certifies that it is an MBE/WBE 
Contractor (cross out inapplicable provision). 


For MBE specify percentage of minority ownership $. 
For WBE specify percentage of women ownership $. 
B. N/A The undersigned certifies that they are a joint venture 


in which the following (MBE/WBE) firm 


(cross out inapplicable provision) is a joint venture 
partner. 





The MBE/WBE firm (cross out inapplicable provision), 
shall have % participation (employees) 
participation (costs) in this project. 


Specify the percentage of minority/women ownership in 
the MBE/WBE firm %. (Cross out inapplicable. 
provision.). 


Cc. The undersigned commits Tirs Of. the total bid price as 
a subcontract to minority business enterprise 
participation. The MBE firms, which are proposed as 
subcontractors, are the following: 


NAME OF FIRM ADDRESS TYPE OF WORK 
l. Copeland Teneking.i Co. Ft. Wayne, In. Removal 
2. 
3. 
DI. The undersigned commits __2_% of the total bid price as 


a subcontract to women business enterprise 
participation. The WBE firms, which are proposed as 
subcontractors are the following: 


NAME OF FIRM ADDRESS TYPE OF WORK 
l.J &R Trucking Ft. Wayne, In. Hauling Material 
2. 


E. Complete (1) and (2) below if participation goals of 7% MBE 
and 2% WBE have not been met. 


1. My Company cannot meet the participation goals for the 


following reasons: 

eb TE A E SER SEES ERE SEE 
eee 
— 
ee Ul i 


di We have taken the following steps in an attempt to 
comply with these participation goals: 














(Attach additional sheets as necessary.) 






Contractor, JOHN DEFNER, ING. Contractor 





SEITE 
Sy a ee 


Its President Its 





"MINORITY/FEMALE HOURLY UTILIZATION" 


THE FOLLOWING IS THE UNDERSIGNED'S COMMITMENT TO MINORITY/FEMALE HOURLY 
UTILIZATION. 


A. The undersigned firm certifies that it will employ and 
utilize minorities and females and/or will ensure that its 
subcontractors employ and utilize minorities and females, so that 
minorities and females will work at least 17 $ of the total hours 
worked on this project. 


Bs Complete (1) and (2) below if the hourly utilization figure 
set forth in "AP Is less than 172. 


di My Company and its subcontractors cannot meet the 17% 


minimum hourly utilization figure for the following 
reasons: 


Za My Company has taken the following steps in an attempt 
to comply with the 17% hourly utilization figure: 
——. 
III A Toad Ik hod eae TC care Ln 
IR STE AE e RE en 
SEO E AE E es al eee I RO d CSS 


(Attach additional. sheets, if necessary.) 


CONTRACTOR: JOHN DEHNER, INC. 





Gerald Dehner 


Its: President $ 
CR: 


(Company) 


equal employment opportunity be afforded to all qualified persons 
without regard to race, religion, color, sex, or national origin. 


In support of this policy JOHN DEENER, INC. will not 
(Company) 


discriminate against any employee or applicant for employment 
because of race, religion, color, sex, or national origin. 


The JOEN DEHNER, INC. will take affirmative action 
(Company) 


to insure that applicants are employed and that employees are 
treated during employment without regard to their race, religion, 
color, sex, or national origin. Such action will include but 
not be limited to: 


RECRUITMENT, ADVERTISING OR SOLICITATION FOR EMPLOYMENT, 
HIRING, PLACEMENT, UPGRADING, TRANSFER OR DEMOTION, SELEC- 
TION FOR TRAINING INCLUDING APPRENTICESHIP, RATES OF PAY OR 
OTHER FORMS OF COMPENSATION, LAYOFFS OR TERMINATION. 


JOHN DEHNER, INC. 


(Name of Company) 





any Official) 
Gerald Dehner — President 
August 26, 1987 

(Date) 


STREET BARRICADE MAINTENANCE INFORMATION 


Listed below are the names and telephone numbers of 
the persons responsible for the maintenance of the barricades 
necessary for the duration of this contract. 


NAME 


Three Rivers Barricade 
Jilliam Winling 
DER Y E 


Gres Dehner 


Resolution No. _609L-87 


TELEPHONE NUMBER 


436-1611 





485-2617 | 





749-2283 





JOEN DEHNER, INC. 
Contractor 


te 97-776 -13 
5751; 7 


IMPROVEMENT RESOLUTION 
NO. 6094-87 


RESOLVED BY THE BOARD OF PUBLIC WORKS AND SAFETY OF THE CITY OF 
FORT WAYNE, INDIANA, 


That it is deemed necessary to improve St. Louis and Amherst 
Drive intersection with new concrete pavement to improve street 
failures and improve drainage. 


All in accordance with the specifications on file in the office 
of the Department of Public Works and Safety of said City; and 
such improvement is now ordered. 


It is hereby found by said Board of Public Works and Safety that 
all benefits accruing hereunder will be to the general public of 
the City of Fort Wayne and that no special benefits will accrue 
to any property cwner adjoining said improvement or otherwise 
assessable under said improvement. The cost of said improvement 
shall be paid 100% by the City of Fort Wayne. 


Fa $ 
Adopted, this _ ` i day of 





BOARD OF PUBLIC WORKS & SAFETY 





ATTEST:\_ Atlen I ) / U AHO ABA 


Secretary and Clerk 


yN 





; BID TAB DATE: 8-26-87 1 BIDDER: 1 BIDDER: | BIDDER: ' BIDDER: i 


' ' 1 ' 
i i Ù 


PROJ:5T, LOUIS & AMHERST INTERSECTION - BASE BID RES. NO: 6094-87 'TOMCO CONST. CO., INC {JOHN DEHNER, INC. 'LAKESIDE CONST. CO. — IREITH-RILEY CONST. CO, 








[TEMI ITEN !QUANTITY:UNITTUNIT COSTI AMOUNT UNIT COSTI AMOUNT GUNIT COST! AMOUNT {UNIT COST: AMOUNT !UNIT COST! AMOUNT 
o. i dn (Hon ($) Ued ($) FED 137 1] Telir ($) beh E at ($) 


1 ' ' ' 
i ' ' t ' 


4,90 i 3626.00 + 11.40; 8436.00: 8,001 5920.00 


' ' 1 ' ' 
i ' 1 ' 1 


21.10} 15814,00 1 17,551 12987.00! 23,001 17020.00 















' ' ' ‘ ' ' ' 
1 1 1 i i 1 


|. Concrete Pavement Removal i 740 ISY i 7,001 5180.00 | 6.00 | 4440, 00 


1, 16" Concrete Pavement 740 18Y 1 25,001 18500.00! 18.00 | 13320.00 


' ' ' ' ' 
1 ' i 1 


I, Concrete Walk Removal i 275.00 | 4,001 220,001 4,601 253,001 6.001 130,00 





' 
i 



























2,251 1575,00 


h. 16" Wingwalk with Ramps 


1 


j. 14" Standard Walk 


iManhole Ad just 


' 
' 


', Water Valve Adjust 


2275.00 





2.50 


1750.00 i 3.751 2425.00 








i 500.001 2,00! 500,00 1 2,70" 675.001 1,95! 487,501 2,3 


75.90 i 300.00 








=I 
> 
cn 
e] 
an 
= 
> 


i 150.00 1 100.00 | 100.00 1 130,001 170,00 


' ' ' ' 
i 1 ' Ù 


! 100.00 i 25.00 | 90,001 25,001 50.00 


' ' ' ' ! 


i 150,00 | 1.00 150,00 | 1,501 225.004 1,001 150,00 | 1,00 



















150.00 1 75,00 








a 
cn 
> 
> 
> 














‘Seed, Mulch & Fertilizer 


. iTop Soil 


0, !Comnon Excavation 


1 
' 


#73 Stone 









n 
> 
> 


i 300.00 1 10,00! 250,00 | 7.00 1 175.00 





225,00 








610,00 


100,00 





1000.00 | 





i 700.00 | 5.00! 500.00 | b10 


' ' ' ' ' 
t 


+ 13500,001 8.751 AIA 0A E 1222.00 
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$29,430.00 | TOTAL: $22,417.50 | TOTAL: $25,205.00 | TOTAL: #25,815,50 | TOTAL: $29,755.00 
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, BID TAB DATE: 8-26-87 















1J:S7, LOUIS & AMHERST INTERSECTION - ALTERNATE 1 RES, NO: 6094-87 


TEN: ITEN YDUANTITYSUNTTIUNIT COSTI AMOUNT 
Wl | MU, 








420.00 


| IConcrete Pavement Removal 














"16% Concrete Pavement + 60 SY 1500.00 





































































i 0.00. 
. TOTAL: $1,920.00 





















1 BIDDER: | BIDDER: i BIDDER: ' BIDDER: 
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IUNIT COST! AMOUNT (UNIT COST! AMOUNT SUNIT COST! AMOUNT (UNIT COST! 
pee $) oe ($) te OL) $) Fissi A BROS, (8) NY a 


1 50,00 








i 450,00 
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150,001 = 3000,00 
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i TOTAL: $h,000,00 1 TOTAL: $2,076.00 | TOTAL: $1,737.00 i TOTAL: 
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1 i t 1 


1% over 58,00%1% over 7.51%1 over 0,00%! 
0,005 9 
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TTOMCO CONST, CO., INC ‘JOHN DEHNER, INC, ILAKESIDE CONST, CO. IREITH-RILEY CONST. CO, 
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$1,860.00 | 
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BID TAB DATE: 8-26-87 1 BIDDER: 1 BIDDER: i BIDDER: t BIDDER: i 
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SAONE. LOUIS E AMNERST INTERSECTION — Aedes RES, NO: 6094-87 TONCO CONST, CO., INC IJOHN DEHNER, INC, ILARESIDE CONST. CO. 'REITH-RILEY CONST. CO. i 
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EST, BASE: $29,430.00 ITOTAL BASE $22,417.50 !TOTAL BASE $25,205.00 ITOTAL BASE $25,815.50 {TOTAL BASE $29,755.00 1 
EST, ALTERNATE: $1,920.00 !TDTAL ALT. $6,000.00 I TOTAL ALT, $2,076.00 1TOTAL ALT. $1,737.00 {TOTAL ALT. $1,860.00 i 
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TOTAL EST: 431,350.00 | TOTAL! $28,417,50 4 TOTAL: $27,281.00 | TOTAL: $27,552.50 ! TOTAL: $31,615.00 1 
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+ A Admn. Anor. 


TITLE 0F ORDINANCE Contract for Res. 6094-87, j t Intersectio 

DEPARTMENT REQUESTING ORDINANCE Board of Public Works & Safety 

SYNOPSIS OF ORDINANCE The Contract for Res. 6094-87 is for the improvement 
of St. Louis & Amherst Drive intersection with new concrete pave- 





inage 


ron Den nen, nc. we OM tei oO CLO rie EA SIA I 


AF PR-GI 


EFFECT OF NON-PASSAGE . 


MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) $25,205.00 Base 
2,0/6. 00 Alt, I 


$27,281.00 TOTAL 


ASSIGNED TO COMMITTEE 


BILL NO. S-87-09-16 
Se cae Se da a ga 


REPORT OF THE COMMITTEE ON PUBLIC WORKS 


WE, YOUR COMMITTEE ON PUBLIC WORKS TO WHOM WAS 


REFERRED AN (ORDINANCE) (res@erzen) approving the Contract for Res. 


0094-87, St. Louis and Amherst Intersection,between John Dehner,Inc., and the 


a 


' HAVE HAD SAID (ORDINANCE), (RESCLUTEON) UNDER CONSIDERATION AND BEG 


LEAVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID (ORDINANCE) 


(REGOHUPEON ) 


YES NO 





SAMUEL J. TALARICO 
CHAIRMAN TAR A RI ON Eee 
JANET G. BRADBURY 
VICE CHAIRPERSON SO N rana 
PAUL M. BURNS 
E Y 
PAPA JAMES S. STIER 
a D.S SR AD SIAT 








—_ sr + VEZ.- CHARLES B. REDD 
i null O 


CONCURRED IN FR PD SANDRA E. KENNEDY 
CITY CLERK 





